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NOTIFICATIONS BY GOVERNMENT 


GOVERNMENT OF ANDHRA PRADESH 
ABSTRACT 


*** 


IIIII 


Water Resources Department- Minor Irrigation -Chittoor District 
" Formation of New Tank across Mamadimanu moolavanka near 
Narasimhapuram ( V ) of Palasamudram ( M ) of Chittoor District " 
Administrative Approval - Accorded - Orders Issued . 


WATER RESOURCES ( MI - R ) DEPARTMENT 


RIGHT TO 
INFORMATION 


Dated : 01-07-2022 . 
Read : 


From the Chief Engineer , M & MI , Vijayawada , Lr.No.DCE - 1 / OT3 / T1 / 
CTR / CMP - 1839 - FNT Mamidimanu molavanaka / 21-22 , Dated : 27 
08-2021 & Dated : 09-11-2021 . 


G.720 


ORDER : 


In his letter read above , the Chief Engineer , Minor & Medium 
Irrigation , Vijayawada has submitted the proposal for the work of 
" Formation of New Tank across Mamadimanu moolavanka near 
Narasimhapuram ( V ) of Palasamudram ( M ) of Chittoor District " for an 
amount Rs.993.00 Lakhs , and requested for according administrative 
approval . 


2. Government after careful examination of the proposal , hereby 
accord administrative sanction for the work of " Formation of New Tank 
Across Mamadimanu moolavanka near Narasimhapuram ( V ) of 
Palasamudram ( M ) of Chittoor District " for an amount Rs.993.00 Lakhs 
( Rupees Nine crores Ninety Three lakhs only ) in relaxation of FRBM 
norms , subject to optimizing the per acre cost in consonance with the 
normative cost ceiling stipulated in O.O.No.156 , I & CAD ( IW - OP ) 
Department , dated : 6-8-2011 . 


3. The Chief Engineer , Minor & Medium Irrigation , Vijayawada shall 
ensure the following , before according technical sanction : 


i ) The CE shall ensure correctness of quantities , leads , data and rates 
proposed in the estimate . 


ii ) Designs and Drawings may be got approved by the competent 
authority . 

iii ) Land value certificate from the Revenue department may be 
obtained . 

iv ) Detailed estimates for the proposed LS provisions may be obtained . 


4. The above expenditure shall be debited to the following Head of 
Accounts : 

SI.No Description 


11 


12 


Land Acquisition 


Work Estimate 


Total value of work 


Amount in Lakhs | Chargeable Head of Account 


157.004702-00-101 


11 ( 12 ) 530 / 532 - lands 


836.004702-00-101-11 

( 12 ) 530/531 


993.00 


5 . 

The Chief Engineer , Minor & Medium Irrigation , Vijayawada shall 
take necessary further action in the matter , accordingly . 


6. This order issues with the concurrence of Finance ( FMU - WR.I ) 
Department vide their Finance U.O.No : FIN01 - FMUOPC ( WR1 ) / 201 / 2020 , 
Dated : 06-06-2022 . 


7. Copy of this order is available in the apegazette.cgg.gov.in 
website . 


( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA 
PRADESH ) 


SASHI BHUSHAN KUMAR 

PRINCIPAL SECRETAY TO GOVERNMENT 


To 

The Chief Engineer , Minor & Medium Irrigation , Vijayawada . ( with original 
estimates ) 


Copy to : 

The Accountant General , A.P. , Vijayawada . 


The Director , Works Accounts , A.P. , Vijayawada . 

The Finance ( FMU - WR.I ) Department . 

The PS to the Secretary to Hon'ble Chief Minister . 

The PS to Hon'ble Minister , Water Resources Department 

The PS to the Principal Secretary , Water Resources Department . 
Sf / Sc 


// FORWARDED :: BY ORDER // 


SECTION OFFICER 


